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Reason for Change: Release one piece float skidtube 


Documents Affected: 

MDL-D412-742 Rev R 

lIN-D412-742 Rev. F, IIN-D412-742-1 Rev. A, IIN-D412-742-2 Rev. A , ICA-D412-742 Rev. 5 , ICA-D412-742-1 Rev. 0 , ICA-D412-742-2 Rev. 0 

D3407 Rev. G (Supersedes Rev. F), D5425 Rev. A , D5446 Rev. A , D5466 Rev. A , D5467 Rev. A , D5468 Rev. A , D5469 Rev. A , D5482 Rev. A , D5483 Rev. A, 
D5484 Rev. A , D5489 Rev. A, D5512 Rev. A , D5513 Rev. B (Supersedes Rev. A), D5518 Rev. A , D5542 Rev. A , D5546 Rev. A , D5561 Rev. A , D6028 Rev. A, 
D6210 Rev. A, M17-4 B Rev B, M17-4 R Rev. C, M17-4 S Rev. B 
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Description / Action: 
The following parts are placed UNDER REVIEW as of this ECN release by URF 17-729 
D5513-1 Bushings must be made to tighter rolerances as prescribed by engineering 
D5489-041/-045 wearplates must be made using a deviated flat pattern to obtain the final shape per drawing, the deviation must be signed off by engineering 
D5425 Skidtubes, GIRT/Wearplate holes which are off centerline need to be reamed to a higher precision (within drawing tolerances) 
D412-742-021/-023/-028/-029/-051/-053/-055 all at CHG 001 


ECN Verified & Complete: 
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